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BILL NO '% 73-12-^ 

SPECIAL ORDINANCE NO. S- 

AN ORDINANCE approving a Contract with 
GROSJEAN & SON for paving the alley 
between Tennessee and Anderson Avenues 

BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. The contract approved December 6, 1973, 
between the City of Fort Wayne, by and through its Mayor and 
the Board of Public Works, and GROSJEAN & SON for the paving of 
the alley as follows: 

6" Plain#' Concrete including flares and wings to 
the alley between Tennessee Avenue and Anderson 
Avenue from the west property line of McAfee Street 
to its western terminus 

for a total cost of $12,691.00, of which the City will pay 
$4,536.00 with the balance of $8,155.00 paid by the property 
owners, all as more particularly set forth in said Contract, 
which is on file in the Office of the Board of Public Works, and 
is by reference incorporated herein and made a part hereof, is 
hereby in all things ratified, confirmed and approved. 

SECTION 2. This Ordinance shall be in full force and 
effect from and after its passage and approval by the Mayor. 
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Read the first time in full and on motion by 


__seconded by 

and duly adopted, read the second tine by title and referred 
to the Committee on f ctnd tfee-Gity Plan 

nn wrf ssinr. frp^-yeeegmetriat i^ and - piilTllc - Hearin ^-t ^ -b o h eld - ftnn _due_legal notics 


the- -Gouneidr-6haESers7 Cxty-County Building,, r'ort Wayne, Indiana, on 


ufiS- 


day of 


197 


at 


o 1 cIocKTP.M., E.S .T . 

Date: ■ 




as 


(Z«ni 


nrovlfen 


r)~^(-€enera-l-)^(Annexation) (Special) (Appropriation) Ordinance 


(Resolution} Kb» ^ ^ 


on tae. 


d ay of , i ° y Tf' \ 


ATTEST: . (SEAL) 







Cm CLERK 




IDLIG OFFICER 




ij of 


Presented by ne to the Mayor of the City of Fort Vlayne, Indiana, on the 

Xmm A/ _ ' 19 7 ■/ ■ 'clocl 


X 





Aporovad and signed by me this 


at the hour o: 




o 'clock 



day oi 


7 


■L ,E„S-T. 



CITY CLERK 




197; 































































































S-.73^I2=2S 


Bill No. 


¥e s your Committee on 


REPORT OF THE COMMITTER ON PUBLIC TOR.KS 
P ITOT,TT WOBkS to whom was referred an Ordinance 

Approving a contract with GROSJEAN & SON for paving 
the alley between Tennessee and Anderson Avenues. 


* 


have had said Ordinance under consideration and beg leave to report back to the Common 


Council that said Ordinance 



PASS. 


WinfieMX ^qse^.^Ii^^^toiHnm 

John NucVkols - Vice ^_Cham tg31__ 

James S. Stier . . - 

Willi am T. Hinpa 

Vivian. iLJikim dt_—-- 


L 




V , 





J tl 







'/Ll^ 





DATE. 



CONCURRED FM 
—' 'V. V/Lj j L.h’ 1 


■•AN, CITY CLESJf 






















































CONTRACT 



B ARRET T L AW 





Ulft a Auurmmt 


made and entered into this 




day of_. 



19.22 


by and between 


■A. GROSJEAN & SOti 


hereinafter called “Contractor” and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called “City/' under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled “An Act Concerning Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im¬ 
prove... the alley between Tennesggell Avenue and Anderson Avenue from the west _ 

property line of McAfee Street to its wes tern terminus. ___._;_ 


by grading and paving the roadway to a width of¬ 


ten 


_feef with- 


6". Plain Concrete including flares & wings 


upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and'to the entire satisfaction of said City, in accordance with Improve¬ 
ment Resolution 
at the following prices: 

Alley Pavement - 6" Plain Cone. 

Excavation - Regular 
Trees to be' removed 
Fine Grading 


Hot Asphalt Top 1” 

(City Mix A-2) 

Old Manhole Covers Adjusted 
and set to grade 

New Catch Basins to be 
constructed (48") 

Backfill Gravel (Trenches 
and Structure's) 


Ten dollars and no cents, per Square Yard $ 10.00 
Three dollars and no cents, per cubic yard 3.00 
Two hundred dollars' and no cents, each 200.00 

Three dollars and no cents, per square yard 3.00 
One hundred dollars and no cents, per ton 100,00 

Seventy five dollars and no cents, each 75.00 

Seven Hundred dollars and no cents, each 700..0G 

Five dollars and no cents, per cubic yard 5.00 


The Contractor will furnish immediately a certificate fpom the Industrial Board of 
the State of Indiana, that he has complied with Sections 5, 68, 69 of the Workmen's 
Compensation Act, approved March 14, 1929, in accordance with Section 14 of the 
Compensation Act (Acts 1929, page 545, being Section 9459 of Burns Annotated Statutes 
Volume IV). (Section 40-1214 Burns Annotated 1952 Revision - Volume VIII). 


A copy of General Ordinance No. G-60-66, concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 





























The Contractor hereby expressly agrees to perform all the work in the prosecution of the above 
described improvement according-to the terms and conditions of Improvement Resolution No„§.L-ktfc.i573 
the plans, profiles, specifications and the contractor’s bid therefor on file in the office of the Department 
of Public Works of said City, which said resolution, profile, plans and specifications are made a part of 
this contract as fully and effectually as if copied herein at full length, (copies of which are attached 
hereto). 

It is hereby agreed that no assignment of this contract shall be made without the written con¬ 
sent of the City; said Contractor hereby covenants and agrees that said improvement shall be finally 

and in all respects completed on or before.„ la..197.4L and the Contractor agrees to pay and 

give to the City, as liquidated damages, the sum of $25.00 for each and every day after said 


_:_ date • ___, 19_until said work is finally completed and ready for acceptance by the City. 

It being also understood that in event of any conflict between this contract and the specifications, that 
the former shall be considered to contain the intention of the parties hereto. 


It is further agreed by and between said parties, that the acceptance of the work provided for 
in this contract, or the payment therefor, for the whole or a part, shall not constitute a waiver on the 
part of the City of any of the provisions of the contract, nor shall it release said Contractor, or the 
sureties upon its bond for the faithful performance thereof, nor shall the acceptance be even prima facie 
evidence of the performance of any provisions of such contract except to the extent of entitling said 
Contractor to receive the price therefor. It is further understood that the failure of the City to exercise 
its right of inspection or rejection of material and work, or the exercise of such right shall not in any 
sense be considered an acceptance of any part oT said work or material. 


The Contractor further contracts and agrees that in the prosecution of said work all proper 
skill and care will be exercised, that said party will properly and fully guard all excavations and 
dangerous places, and will use all due and proper precautions to prevent injury to any property, person 
and persons, what or whomsoever. That for and during the period of the making of such improvement, 
and the period for which the same is to be maintained and kept in repair by the Contractor, the City 
shall be saved harmless from any and all liability whatsoever growing out of any injury or damage to 
property or persons because of any neglect or fault of the said Contractor, its agents or employees, in 
the execution of this contract or any matter connected therewith or related thereto and to pay any 
judgment with costs which may be obtained against said City, growing out of any such injury or damage. 


To each of the conditions and stipulations in this contract, the undersigned bind themselves, their 
successors and assigns. 

IN WITNESS WHEREOF, we the foregoing named parties hereunto set our hands this—2Lzi„.. 
day of__, 19.Z2 


A. GROSJEAN & SON 






















<TM I A 
V3 


RANTY BOND 


‘Zsvam All Mm &g Utym ftestaia, That we - : ----— - 

-..—■Contractors 

as principal, and CINCINNATI INSURANCE COMPANY, CIN CINNATI, O HIO- 

~~ ~ .T._T..r„-------as surety 

are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of TWELVE TH OUSAND. 

SIX HUNDRED NINETY ONE DOLLARS AND NO C ENTS- --- - 


-Z-i—!—_(§ 12,691.00 ) 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the said - -- -- -- - - - - -- 


-A. GROSJEAN & SON- 


did on the.. 




..day of_ 



± 


enter into a contract with the City of Fort Wayn^ to .construct a 


Alley - 6" Plain Concrete 


Z l ■ V —£—JPkven|ieni \ 
r l 1 V 1 


on <s ..§.Ll^y..b.g.tween_Tennessee_Avenue_xSXSSSCXMJfif and Anderson Avenue from ,the West £ 


property line of McAfee Street to its we s tern terminus. 


Jjj . v s 


Ci 


...— : -------according to certain plans and specifications, and 

for a period of three years'. 

also warranting and guaranteeing the worl$/ material and condition of the pavement thereof as provided 


in aforesaid contract and specifications. Now if the said - - - 


A. GROSJEAN & SON^ 


1-Zshall faithfully perform and fulfill all the require¬ 


ments of said warranty and guaranty, and make all repairs required under said guarantee, and in the 
manner provided for, then this bond to be null and void, otherwise to be in full force and effect. 




























































































LIABILITY BOND 


All pr^BUSta, That we hereby certify that A. GROSJEAN & SON has 

insurance with this company, fully protecting and saving harmless and indemnifying 
the City of Fort Wayne, Indiana, from any losses in the amount of Five Thousand 
Do 11 ar s (, 000.00) ' ~ 


as ■ -pri neipalpand-" 


../ 




/AY*' 

- 77 ” //~c~Txj 


< n ( U 

as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in the sum d,fcn__ < : 7 

t FTc» 

‘"'1 A . 


for the payment of which well and truly to be made we jointly and severally/bind ourselves bur'heirs;'' 
executors, administrators and assigns firmly by these presents, / W,. > v y.y' 


'n.utn no'' 


(I 


The conditions of the above obligation are such, t hat if the above' named party of the first part shall 
faithfully comply with the foregoing contract made and entered into the__ 


, with the City of Fort Wayne, Indiana, and shall faithfully fulfill 
— — - r -’except the warranty and guaranty of the pave¬ 

ment as to the workmanship, material and conditions for the period of three.(3)years, according to the 
true intent and meaning thereof in all respects, then this obligation to be void, otherwise to be and re¬ 
main in full force and virtue in law and in the even t the said City shall extend the time for the comple¬ 
tion of said work, such extension shall not in any way release the sureties on this bond. 


WITNESS our hands and seals this.. 


£ 




.—.day of. 


A/n V 


4FM B £~ /g 


J3ir 


A. GROSJEA N & SON 


L_-l'(SEAL) 


Q i r! / 1 ,•) 

^ $TZZ. aJv. , 


TTC *3^ 

..1.1 o : . ■# 




Approved this,.. 




(SEAL) 


-day of. 



-jt- 



COMPLETED IN CITY ENGINEERING DEPARTRENT 


November 2, 1973 





















































THE CINCINNATI INSURANCE COMPANY 
Cincinnati, Ohio 45225 


Power of Attorney 


KNOW ALL MEN BY THESE PRESENTS: That THE CINCINNATI INSURANCE COMPANY, a corporation 
organized under the laws of the State of Ohio, and having its principal office in the City of Cincinnati, Ohio, does 
hereby constitute and appoint Pafoi Davenport; jLois L Davenport; Bruce P. 

Davenport and/or Barry D. Smith 

of Port Wayne, Indiana its true and lawful Attorney(s)-in-Fact to sign, execute, 

seal and deliver on its behalf as Surety, and as its act and deed, any and all bonds, policies, undertakings, or 
other like instruments, as follows: 

Arty such obligations la the United States, up to One Hundred Thousand 
and no/100 Dollars ($100, 000,00} 

This appointment is made under and by authority of the following resolution passed by the Board of Dir¬ 
ectors of said Company at a meeting held in the principal office of the Company, a quorum being present and 
voting, on the sixth day of December, 1958, which resolution is still in effect: 


“RESOLVED, that the President or any Vice-President be hereby authorized, and empowered 
to appoint Attorneys-in-Fact of the Company to execute any and all bonds, policies, undertakings, 
or other like instruments on behalf of the Corporation, and may authorize any officer or any such 
Attorney-in-Fact to affix the corporate seal; and may with or without cause modify or revoke any 
such appointment or authority. Any such writings so executed by such Attorneys-in-Fact shall be 
binding upon the Company as if they had been duly executed and acknowledged by the regularly 
elected officers of the company.” 


IN WITNESS WHEREOF, THE CINCINNATI INSURANCE COMPANY has caused these presents to be 
sealed with its corporate seal, duly attested by its Vice-President this 3rd day of November 1970. 

THE CINCINNATI INSURANCE COMPANY 



Ohio 

STATE OF OHIO ) 

COUNTY OF HAMILTON) ss: 

On this 3rd day of 

above named Vice-President of THE CINCINNATI INSURANCE COMPANY, to me personally known to be the 
officer described herein, and acknowledged that the seal affixed to the preceding instrument is the corporate 
seal of said Company and the corporate seal and the signature of the officer were duly affixed and subscribed 




Section 147.03 R. C. 


I, the undersigned Secretary and Treasurer of THE CINCINNATI INSURANCE COMPANY, hereby 
certify that the aboye is a true and correct copy of the Original Power of Attorney issued by said Company, 
and do hereby further certify that the said Power of Attorney is still in full force and effect. 


GIVEN under my hand and seal of said Company at Cincinnati, Ohio, 
this te day of /A 1973. 





BM-1005 (7/71) 
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■ '■ GENERAL ’ORDINANCE NO, G~60~66Vy \ h V!.' 

• \ " * •• 1 •> 

' ' • * » . i . j ' ) ,> t 

concerning'discrimination in employment under municipal; contracts 
and providing a penalty, as passed by the Common Council or. the 
City of Fort Wayne, Indiana on May 10* 1966. 


* t i • • • ■ ' • , ■ * * ■ * . * 1 • . , ., 

» ' ' » > , ’ •* • • . 1 . ' * 1 

SECTION lV Every contract 'for'or'on behalf! of 'the City .of: Fort Wayne for 
the construction, alteration or repair of any nubile building .or public Work or 
the .performance of any other work .or service shall contain provisions by which 
the contractor agrees as follows: 

(a) In the hiring of einoloyees for the performance of work under this 

contract or any subcontract hereunder, no contractor, subcontractor, nor any 
person acting on behalf of such contractor or subcontractor, shall discriminate 
because of race or color against any oerson who is qualified and available to 
perform the work to which the employment relates* . 

(b) No contractor, subcontractor, nor any person on his behalf, shall in 

any manner discriminate against or intimidate any employee hired for the performance 
of work under this contract on account of race or colon' 

(c) There may be deducted from the amount payable to the contractor by the 
City of Fort Wayne under this contract a penalty of ten dollars , (510.00) for each 
person for each calendar day during which such person was discriminated against 
or intimidated in violation of the provisions of this contract? and 

(d) This contract may be cancelled or terminated by the City of Fort Wayne, 
and ail money due or to become due hereunder may be forfeited for a second or 

any subsequent violations of the terms and conditions of this contract a$ to 
discrimination on account of race or color. 



f v 

•■fc. * * 


»ilir Afltl 

i( Auij 


sc a: 


CODE: S - SKILLED 



{We, the undersigned committee, being appointed to prepare a schedule of the 
I P~ eVt>i j ?*.ing wages vO oe paid in connection wath, rill construction rnd mndntcnmcc 
I ■nrojccts, to be awarded bp contract for the Board of Works, City of Fort Nyyn9, Indiana, 
during the months of July, August, September, 1973. 


, . r - - v 

in compliance with the provisions of Chapter //319 of the acts of the GENERAL 
lASSEMILY OF INDIANA, 1935, have established a schedule as hereinafter set 
forth, for the following trades to wit: 

!{TRADES OR OCCUPATION CLASS . RATE PER HR. H&W PEN. VAC. APPR. 


{ASBESTOS WORKER S 

, 8.50 

« • -n« 11 ""' 1 1 

35£ S5£ 

50 

•Boilermaker s 

I 9.20 

i 50 

u 

f j 1 

i |lf j 

i ’■ 

Bricklayer • s 

| 8.21 . 

j 20 

j 25 

1 s j 

t! • 

{CARPENTER ■ S 

| 7.55 

1 7.78 

30 

b"o 

1 30 

j pi app '2 p.d fur 

| 12 nun j 

\ t * " Ul ""- 

iCSMENT MASON ■ S 

! 7.50 

40 

■ 

i ■ ; 

\] ' 

ELECTRICIAN S 

| 8.40 

25 

| 1% 30 

U 1 

i) 

ELEVATOR CONSTRUCTOR S 

| 7.87 

58£ i 

i 

deludes 

1 * 1 

Sail. ! | 

'ii 

(GLAZIER S 

| 7.19 

10 


| 15 

\l app * 
f 2 9 £ Ivo I -l c T avs 

1 1 

IRON WORKER S 

1 8.75 

40 

65 

i i i 

i a i 

LABORER ' S 

l 5.J[0-6,60 .. 

18 

25 


1 

7 educ t|m 

LATHER S 

! 

JJ.S. . 


25 


! 

1 nur? 3 lnd fur 

MILLWRIGHT & PILEDRIVER S 

7.85.. 


4% 


K_jgrvn_2 lnd fur 

4 

1 

OPERATING ENGINEER S 

„Sna afcta chad. 

1 i <;t 



PAINTER S 

6.56-7.56 

32 

j 

25 j 

I 

1 

s s 

PLASTERER S \ 

7.06 

30 

j 

1 ! 

PLUMBER, STEAMFITTER, GASEITTER S 

8.18 

20 

35 j 

L 1 

r 7 

MOSAIC & TERRAZZO GRINDER S j 

5.35-7.80 | 


| 

! i 

a V • 

« it 

... .. { { 

ROOFER S | 

7.70 | 


10 | 

I ! 

t 

SHEETKETAL WORKER S 

8.14 

23 

15 \ 

i | 

| 5 incT fund 

TEAMSTER S 

| 

5.50-6.95L f 

p.w. 

12.00 

p.w. 1 

12.00 | 


s 

1 


If any CLASSIFICATIONS ARE OMITTED IN THE ABOVE SCHEDULE, THE PREVAILING 
WAGE SCALE shall be paid. The above and foregoing shall be the minimum 
prevailing wage scale for this project as set by the wage scale committee, 
rut.in no way shall it prevent the contactor or sub-contractor from payinW 
a higher rate of wages than set out in the schedule of wages on file. 











































































DKi:^ST_KfiK3^r 

T.;71OF ORDTN:\l-.C‘'^Contract with A. g rosj ean & Son_ 

a 

UTMENY KNQ C J/SSTJNCl OiONOANC.!'^ _ Board of Pub lic Works 

paving alley 


between Tennessee and Anderson Avenues, from McAfee 

Street to Western Terminus. 


- 

Barrett Law Project — Total Cost . 

$12,691.00 

$5.00 per front foot paid by property owner. ‘ 

- 8,155.00 

Cost to City 

“ ’ 4,536.00 



. . -«■ 



• 

. • - • ■ 

lill'Oy.F.CT OF PASSAGE Construction of alley as 

requested by petition and 

approved by public hearing. 



. • 

'KFFBCT OF NON '-PASSAGE No improvement 

• 



MONEY iKYODYND (Direct Costs, Expenditure^ 

=> Saving) 

Total cost to Civil City: $4,536.00 



assigned to coamuytee (J.kt) 

/ss 






































































































T.i.v OF CROIX .'. t-;c A - G ros.iean & Son _ , < J 7 ^' J 

D UTMFNY RTQ CJ.FSTJ HG ORD‘ FAR CF_Boa rd of- Public.Works_ 

STFOVSi'S OF ORD:MANCF Contra ct of A. Grosjean & Son f or paving alle y_ 

between Tennesseejmd Ande r son Av enues, from McAfee Street to W este rn Termi nus._^ 


- 


Rnrrpft I aw Proiect -- Total Cost ... 

$12,691.00 

$5.00 per front foot paid by property owner. ' 

■ 8,155.00 

Cost to City 

4,53-6.00 




* r 

<r ..* . 

- 

: * 



'RV:'.’iv;T OF PASSAGE: Construction of alley as requested by'petition "and 

approved by public hearing. . ... . . 



. • 

FFFFOT OF iTOFOPASSAGF n 0 improvement 


• 




MORAY IWyOKv'FD (Direct Costs, Expendicorcs, Savings;) 

Total cost to Civil City: $4,536.00 . _ 



y 



ASSKUTFf) TO OOYAUTTKF (.T.N.) _ _ 

. . 


/ss 
































































































